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Message Text 

CONFIDENTIAL 

PAGE 01 CANBER 01105 170415Z 
ACTION SY-05 

INFO OCT-01 ISO-OO FBO-02 EA-07 /015W 

170446Z 072426/12 

R 170353Z FEB 77 
FM AMEMBASSY CANBERRA 
TO SECSTATE WASHDC 9821 
INFO AMEMBASSY WELLINGTON 

CONFIDENTIAL CANBERRA 1 105 

DEPT FOR A/SY/OPS/T, WELLINGTON FOR RSO 

EO 11652: GDS 
TAGS: ASEC 

SUBJECT: ACR A/C INSTALLATION NOB WELLINGTON 
REF: A. STATE 016654, B. TSR DATED 1 1NOV 1976 

1 . IN ACCORDANCE REF A, TSO DISCUSSIONS WITH FBO SITE 
SUPERVISOR INDICATE NO FORESEEABLE PROBLEMS WITH PEDESTAL OR 
A/C UNIT LOCATION ON LOBBY ROOF. HOWEVER, INSTRUCTIONS AND 
DIRECTION MUST BE SENT FROM A/FBO IN ORDER TO HAVE PEDESTAL BUILT 
AND ERECTED, POWER SUPPLIED TO THE HOUSING, AND HAVE CONTRACTOR 
INSTALL A/C UNIT ON ROOF. 

2. AS IT IS HIGHLY DESIRABLE TO HAVE CONTRACTOR INSTALL 

A/C UNIT PRIOR TO BUILDING TURNOVER TO USG, THE UNIT SHOULD 
BE SHIPPED TO POST AS SOON AS A/FBO APPROVAL RECEIVED AND 
SENT TO FBO SITE SUPERVISOR. 

3. WILL A/C HOUSING HAVE TO BE MANUFACTURED LOCALLY AS 
WELL AS PEDESTAL AND DUCT TRANSITIONS? PLEASE CLARIFY. 

4. SILENCER PANELS WILL REMAIN AS SHOWN IN REF B DWG NOB-2 
PAGE 2 OF 5. SUPPLY DUCT WILL NOW BE ROUTED VIA REAR AND 
WINDOWS SIDE OF ACR TO A/C MOUNTING LOCATION. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 CANBER 01 105 170415Z 

THIS WILL REQUIRE AN ADDITIONAL 1 1 SECTIONS OF SEVEN FT (7 FT.) 

FLEXIBLE 12 INCH DUCTING BEYOND THE 4 SECTIONS ORIGINALLY 
ORDERED. 

HARGROVE 
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